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017228 271828Z/41 

R 271637Z DEC 77 
FM SECSTATE WASHDC 
TO AMEMBASSY LOME 
INFO AMEMBASSY LAGOS 
AMEMBASSY MONROVIA 
AMEMBASSY ACCRA 

CONFIDENTIAL STATE 307492 

LAGOS FOR RSO; ACCRA FOR RCO; MONROVIA FOR ATO 

E.O. 11652: GDS 

TAGS: AFAC, ABLD, ASEC 

SUBJECT: CCC RENOVATIONS 

REF: STATE 294531 

1 . ON DEC. 20 DEPT REVIEWED STATUS OF LOME CCC PROJECT WITH 
SEABEE GAGNON. FOLLOWING EMERGED: 

A. COMSPEC ACCRA ADVISED SEABEES THAT LOCAL CONTRACTOR 
CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 STATE 307492 

PERSONNEL WOULD NOT BE PERMITTED TO ENTER NEW BUILDING 
ADDITION VIA THE CCC MAIN FOYER AREA TO ACCOMPLISH FINAL 
PLASTERING IN NEW ADDITION. DEPT WISHES TO REAFFIRM THAT, 

AS STATED IN REFTEL, PLASTERING OF NEW VAULT AREA WILL BE 
DONE BY LOCAL CONTRACTOR UNDER SEABEE CONSEC SURVEILLANCE 
AND LOCAL PERSONNEL WILL BE ESCORTED TO AND FROM AREA BY 
SEABEE PERSONNEL. 
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B. SEABEES ADVISE THAT POST IS PLEASED WITH C&R RENOVATIONS 
TO DATE AND PREFER THAT NEW LIGHT FIXTURES AND SUSPENDED 
CEILING NOT BE INSTALLED IN C&R AREA. DEPT HAS NO OBJEC- 
TION TO REMOVING THESE ITEMS FROM WORK REMAINING IF POST 
CONCURS. PLEASE ADVISE. 

C. IF SUSPENDED CEILING NOT DESIRED IN SECOND FLOOR OF NEW 

BUILDING ADDITION, DEPT AND ATO HEADQUARTERS HAVE NO 
OBJECTION TO HAVING THE SEABEES INSTALL THE NEW LIGHT 
FIXTURES ONLY. HOWEVER, THE PROPOSED LIGHT FIXTURES 
WILL MOST LIKELY BE UNSIGHTLY WITHOUT THE SUSPENDED 
CEILING. PLEASE ADVISE THE DEPT OF FINAL DECISION. 

VANCE 


CONFIDENTIAL 


NNN 
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